May 1970

May/June 1970

October 1971

August 1972
December 14, 1972
January 5, 1973
January 8, 1973

November 1973
February 4, 1974

February 8, 1974

February 22, 1974
September 22, 1974
October 6, 1974

Creative Living Incorporated retains
Community Development Associates,

Inc., of Cincinnati, Ohio, to carry

out a preliminary feasibility study.

- Corporation makes film, Still Life,
describing a C.L. Board Member's
rehabilitation.

Community Development Associates,
Inc., feasibility study completed.

First Feasibility Letter to HUD.
Application submitted to HUD.
Feasibility Letter Issued by HUD.

HUD Secretary Romney reports freeze
on subsidies for new housing.

Firm commitment from HUD.

Legal requirements of Creative Living
project completed.

Start of construction on Creative
Living apartments.

Formal ground breaking.
First residents move in.
Creative Living open house.
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